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the ground that the supply of water
in the Bellary district would be
lessened, withdrew their objections.
Later on, when rock in foundations
was examined, it ^ as declared unfit
for the erection of the dam. The
project was, therefore, condemned.
An alternative project was investi-
gated higher up the river at a place
named Attimoge. This also did
not take practical shape as the dam
site was such that all the water
available in a good year could not
be impounded,
In 1897 Sir K. Seshadn, K.C.S.L
Dewan of Mysore, again took the
scheme in hand. A Committee
of engineers and geologists was
again formed to report upon the
nature and quality of the rock in-
the foundations. The Conunittee,
under Colonel McNeil Campbell,
R.E., the then Chief Engineer to
the Mysore Government met at
Mail Kanava in June 1898 and
after a careful examination, reported
that the rock was sound and in-
compressible and that a dam of
any height could safely bevbuilt
, upon. The Mysore ^Government,
therefore, decided t$ construct tLe
dam, and operations were at once
started, and the necessary "funds'
were provided.
The work was actually started in
August 1898 and it was completed
in August 1907.
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